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BILL NO. aeee Ue 
SPECIAL ORDINANCE NO. S- / 2 KI 


AN ORDINANCE approving Change Order 
No. l and Final for Wheatridge 
Addition, Sec. 1, Res. #180-86, 
wath. Werkel. Line Cove Inc as: in 
connection with the Board of Public 
Works and Safety of the City of 
Fort Wayne, Indiana. 


NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Change Order No. 1 and Final for Wheat- 
ridge Addition, Sec. 1, Res. #180-86, with Weikel Line Co., Inc., 


in connection with the Board of Public Works and Safety, for: 





this Change Order is necessary 

due to an increase of three lights 

that were mandated to meet field 

conditions and sound engineering 

practices. Due to the rerouting 

of pole lines because of pre-existing 

field conditions boring or pushing 

under trees and drives, a substantial 

amount was saved; 
involving a net decrease of One Thousand Eight Hundred Eighty-Six 
and 40/100 Dollars ($1,886.40), all as more particularly set 
forth in the specifications, and which is on file with the Office 
of the Board of Public Works and Safety and is by reference incor- 
porated herein, made a part hereof, and is hereby in all things 
ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. = Hy “we 







APPROVED AS TO FORM 
AND LEGALITY 


oxberger, City Attorney 
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seconced by , and du Deg, i tne second tim: 
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SANDRA E. KENNEDY, 
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Passed and adopted by the Common Council of the, City of: Forte 


Wayne, Indiana, as (ANNEXATION) PPROP ——(GENERA 


( N NO. KA -d 7 





(SPECIAL) (ZONIMG-MAP) ORDINANCE 


on the Ven ot! day of 
a (S r CA 
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SANDRA E. KENNEDY, CITY CLERK 











Presented by me to the Mayor of/the City of fort Wayne, Indiana, 


g Steph 


at the hour of J Ber o'clock EPS MAE SiT: 


D -. Wh , T B 
Approved and signed by me this {2 Gay of P 
ANo Taal 


19 4 , at the hour of ‘to eee o'clo 









WIN MOSES, JR., MAYOR 


CHANGE ORDER 


Change Order No. 1 & Final Resolution No. 180-86 
-Project No. Board Order No. 


Name of Project _Wheatridge Addition Sec. 1 Date__November 24, 1986 


To: i Lig 
-» (Contractor) 


Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans 
and specifications: 


et i aed Description of Change o 
| Quantity | go Description, “ “finde, Price!  Decreaae 
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Increase 





480.00 











Total Decrease 2,366.40 


Total Increase 480.90 





Net (Decrease) KknxKxeanex Contract Price 1,886.40 0.00 


The sum of $ 1.886.40 is hereby (exklexkxxx (deducted from) the total contract price 
and the final contract price shall be adjusted as follows: 





Original Contract Price $ 26 4720515 
Current Contract Price Adjusted by Previous Change Order $ 0.00 
New Contract Price Including This Change Order S 24839.75 


The time provided for completion in the contract for this project is (unchanged) Ginereasexd) 


JG by 0 calendar days due to this Change Order. The date for completion 
of all work shall be unchanged «e Furthermore, this document shall become an 


amendment to the contract and all provisions of the contract shall apply hereto. 






Recommended by: Engineer) Date November 24, 1986 


Accepted by: j K (Contractor) Date / POZA“ 


Approved by: A Engineer) Date 


i oo Rees : 
Approved b 7. a (Owner) Date J a fo PL 





Attested by: 





Date lew eZ, | 


Ls 


Change Order No. 1 & Final 
Resolution No. 180-86 


Board Order No. 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: An increase of three lights were mandated to meet field 
—— L ws te mancated to meet field _ 

conditions and sound engineering practices. Due to rerouting of pole lines 

because of pre-existing field conditions boring or pushing under trees and 


drives, a substantial amount was saved. 


ee ees 
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Will proposed change alter size of the project? Yes XX No 





If yes, explain 


A decrease of contract price 
——_SSSSSSSSSSSSSSSSSSSeSeSSSSSSSSSSSSSSSSSSSSeeSeeeeee 


Affect on operation and maintenance cost of this project: 


Increase energy costs by a total of 300 watts per hour of chargeable burn time. 
ees AOE OUT time. 


——_—_—_—_—_—e ees 





Engineer 





‘em Description of Change 


Change in Contract Price 
Quantit 


Description Unit Price Decrease 


- Increase 

ee 35a |tnstall 16" Blk Alum Pole 4' Deep w/Pole|Set 100.00 300.00 

[ster fore or men wt mntog wnser PP 
a eee 


Total Decrease 2,366.40 ==" 0200 
Total Increase 480.00 
Net (Decrease) (OHGKKAERY Contract Price 1;886.40 0.00 


JT / 
r Admn. Anpr. 


TITLE OF ORDINANCE Change Order # for Wheatridge Addition, Sec. 1, Res. 189-86 


t 









DEPARTMENT REQUESTING ORDINANCE BOard of Public Works & Safety 






SYNOPSIS OF ORDINANCE Change Order #1 and Final for Wheatridge Addition, Sec. 1, Res. 
180-86, is necessary due to an increase of three lights that were mandated to 
meet field conditions and sound engineering practices. Due to the rerouting of 
pole lines because of pre-existing field conditions boring or pushing under 
trees and drives, a substantial amount was saved. Weikel Line Co, Inc. is 


the Contractor. 











EFFECT OF PASSAGE increase energy costs by a total of 300 watts per hour of chargeable 


burn time. 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) _ Decrease of $1,886.40 


ASSIGNED TO COMMITTEE 


BILL NO. S-86-12-29 


CITY UTILITIES 


REPORT OF THE COMMITTEE ON f 
a Sa a E e a a a a a SA 


WE, YOUR COMMITTEE ON CITY UTILITIES TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESOKUPEGN). approving Change Order 


No. 1 and Final for Wheatridge Addition, Sec. 1, Res. #180-86, with - 





Weikel Line Co., Inc., in connection with the Board of Public Works and 


Safety of the ‘City of Fort Wayne, Indiana se 
Riss ne E | 
oe 
a a a a r EE EE ESAE a ee nS ee ne 








HAVE HAD SAID (ORDINANCE) (RESOEOTTON) UNDER CONSIDERATION AND BEG 


< 


¥ 


ZEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


(RESSEGTTON) 


YES. NO 





CHARLES B. REDD 
- CHAIRMAN 








PAUL M. BURNS 
VICE CHAIRMAN 


THOMAS C. HENRY 


BEN A. EISBART 
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PETN M Late rece SAMUEL J. TALARICO 

CONCURRED IN / 72 a fe SANDRA E. KENNEDY 
CITY CLERK 





